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Security 


25X1 A6a 


25X1 A2g 
25X1 A6a 


of $15,011.87 was agreed upon. Matter is being presented to Chief, PS0 
for approval this date. Work items uncompleted to date are to be finished 
under 3 direct contracts with local activity, drafts of two have been 
forwarded and draft of one has been prepared and is pending approval of 
General Counsel. 25X1 A6a 


7. Air Conditioning fo 
will have to discuss wit' 
can be made<25X1A2g 


8. Project 




Office - RBScC representative 

and Lessor, before a determination 

25X1 A6a 

Status the same as in previous report. 


9. Construction No further action has been taken on 

this matter pending further instructions « 


PERSONNEL; 


25X1A7b 


On Duty - 14 which includes 1 Realt; 
2 Project Managers on 3DY 
Division Chief on TDY i; 



Actions in Process - 3 Engineers} 2 Clerk-Stenographers; 1 Civil Engineer 
(AF; and processing will be initiated upon receipt of FHSs from 2 Engineers 
and 1 Architect (AF). 


Detailed from PBS - 2 Architects. 


REVISION OF REGULATIONS: 

Initial draft of each regulation will be available on or about 1 April 
for review. The accountability part of the Regulations has been presented 
to G&M for revision of form and procedure. Overall completion of regulations 
is estimated at 25%. 


25X1 A9a 
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